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Message Text 

CONFIDENTIAL 

PAGE 01 STATE 072909 
ORIGIN OC-06 

INFO OCT-01 AF-10 ISO-OO CCO-OO SY-05 FBOE-OO /022 R 

DRAFTED BY OC/PE-E:BSKOFFMAN/PWS 
APPROVED BY A/OC:WENAEHER 
OC/PE:GRYOUNTS 
A/OC/AF : RLLOCHMILLER 
OC/S:DLACHMAN,ACTG(SUBS) 

DESIRED DISTRIBUTION 
SY/FO 

076444 212310Z/70 

O 212240Z MAR 78 
FM SECSTATE WASHDC 
TO AMEMBASSY PORT LOUIS IMMEDIATE 
AMEMBASSY PRETORIA IMMEDIATE 
AMEMBASSY NAIROBI IMMEDIATE 
AMEMBASSY ACCRA IMMEDIATE 

CONFIDENTIAL STATE 072909 

ACCRA FOR COMSPEC; PRETORIA FOR RSO; 

E.O. 11652: GDS 

TAGS: AFAC, ASEC, ABLD, NSU, MP 

SUBJECT: COMMCENTER VAULT WALL CONSTRUCTION - NOB PORT 
LOUIS 

REF: PORT LOUIS 0330 

NAIROBI FOR RCO, RSS, RTC 

1 . OC PROPOSING TWO BASIC CHANGES TO COMMCENTER VAULT WALL 
CONFIGURATION WHICH SUPPLIED AS PART OF 77 PORT LOUIS A-55. 

NECESSARY DRAWINGS CAN BE PROVIDED WITHIN A WEEK TO TEN 
CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 STATE 072909 

DAYS. 

2. PROPOSED CHANGES FOLLOW, REFER TO FLOOR PLAN DRAWING 
MRU-8 WHICH PART OF A-55: 

A. MAIN VAULT ENTRANCE DOOR TO BE LOCATED ACROSS FROM PRO- 
POSED MSG BOOTH LOCATION, OPEN OUTWARD, AND BE RIGHT HAND 
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SWING WITH HINGES ADJACENT TO COLUMN OPPOSITE MSG BOOTH 
AND FIRE LOBBY. 

B. ADD ONE CLASS FIVE VAULT DOOR WITHOUT EXTERNAL HARDWARE 
IN WALL DIRECTLY OPPOSITE MAIN VAULT DOOR. THIS DOOR IS 
REQUIRED FOR EMERGENCY EGRESS FROM COMMCENTER. EMERGENCY 

DOOR WOULD OPEN INTO ROOM NOTED AS "LIBRARY STORAGE AND 
REPAIR" WITH DOOR HINGES ADJACENT TO COLUMN SHOWN AT BACK 
OF LIBRARY STORAGE AND REPAIR ROOM. 

3. RELOCATION OF MAIN VAULT ENTRANCE DOOR WILL REQUIRE SOME 
MODIFICATION OF PROPOSED ARRANGEMENT FOR MSG BOOTH AND 
CONTROLLED ACCESS DOOR WHICH DO NOT APPEAR TO BE MAJOR 
ALTERATIONS. RELOCATION OF MAIN VAULT DOOR WILL PROVIDE 
CRU WITH NECESSARY ADDITIONAL SPACE TO ACCOMMODATE NODAL 
EQUIPMENT AND OPERATION. 

4. COMMENTS ARE REQUESTED ASAP TO PERMIT FIRM PLAN TO BE 
AGREED UPON IN TIME TO MEET TIME FRAME MENTIONED REFTEL. 

VANCE 


CONFIDENTIAL 


NNN 
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